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~ CONFIDENTIAC™ 


FEB 7 1978 
MEMORANDUM FOR: Director of Logistics (C) 
ATTENTION : Chief, Real Estate §& Construction Division/OL (C)} 
(U) 25X1A 
SUBJECT : Request for Delegation of Authority to Act as 


Contracting Officer for construction contract 
for Refrigeration Improvements, Building 25X1A 
= 


25X1A 


HN U) Included within the approved FY-78 x 
budget are funds for providing refrigeration 
component improvements for the air-conditioning system serving 
a portion of Building as 25X1A 


2. (C) Utilizing funds in FY-77, self contained chiller 
ackaged units were procured for this system in the amount of 
25,800.00. This equipment will be provided as Government 
furnished equipment in the construction contract and is 
presently available on site awaiting installation. The 25X1A 
prefinal design package for this project has been reviewed by 
C/FEB/RECD/OL. 


3. (U) The current working estimate for the construction 
contract is $52,360.00, which includes 10% contingency funding. 


4, (U) It is therefore requested that a Delegation of 
Authority be issued for execution of a construction contract 
for Refrigeration Improvements, Building 
Funds in the amount of $52,360.00 are availa 
Account Ng. Got pS 0001 for this project. 
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